Improvement  Res.  No. 


/327-  7-*- 


Resolution  Adopted: 

Ihrzr-  / pjXs 

Confirmed : a 

7;  /4  72s 

Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed: 


B.O.  40-72 


DECLARATORY  RESOLUTION  NO.  1327-1972 


for  the  vacation  of  Mercer  Avenue  from  the  south 
property  line  of  Ventura  Lane  to  the  nortii  property 
line  of  Farwood  Avenue. 


adopted:  November  9,  1972 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  NOV.  17  & 24, 

NOTICES  MAILED:  Nov.  £4,  1972 

HEARING  ON  CONFIRMATION:  Thurs.  Dec.  7,  1972  at 

CONFIRMED:  Dec . 7,  1972 

ASSESSMENT  ROLL  ORDERED:  B.  ik  0.  Dec.  7,  1972 

ASSESSMENT  ROLL  APPROVED:  Dec.  19-  1972 

HEARING  ON  CONFIRMATION  OF  ASSM’T  ROLL:  Tiiurs.  Jan. 

at  3:30  p.m. 

NOTICE  SERVED: 

assessment  roll  confirmed:  January  18,  1973 

Sent  to  D.  of  F.  - 1/19/73 

COMPLETE 


L972 
3:30  p. 

11,  '72 


DECLARATORY  RESOLUTION  No. 


1327 


19  '72 


For  the  Vacation  - Opmmig  ^^oi^dT^ngtion--of-  right  of- way -for,  utility-purposes  . °f.  M7^c,r-r.,J>2-/2.0.Uf- 

from  the  south  property  line  of  Ventura  Lane  to  the  north  property  line  of 

Farwood  Avenue.  . 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 

necessary  to  vacate  Mercer  Avenue  from  _the.-_-Sonth. . property...:]  i ne  n: f..  Ventura  Lane  t.n  the 
north  property  line  of  Farwood  Avenue. 


All  as  shown  by  a plan  of  such  proposed  Vacation  - Opening  '-~€ondanmation  of  right  -nf-way  far... utility 
purpn^cn  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Vacation'-  Opening  j-^oadcaawatioiv  of-T-ight -of  way  for  "Utility-purposes  shall  be  as- 
sessed against  the  property  beneficially  affected  thereby.  J 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation  - Opening  - ‘Condom' 
nf:  wny  for  utility  pMT-pnnre  is  described  as  follows:  Lots  9,?  10,  25  and  26  all  in 

Larcum  Place  Addition.  Said  addition  is  inclusive  to  the  City  of  Fort  Wayne, 
Indiana. 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


The  vacation  of  the  above  described  street shall  be  subject  to  an  easement  for  the  use  of  the 

City  of  Fort  Wayne,  Indiana,  and  other  public  utilities  for  the  construction  and  maintenance  of  sewers, 
water  mains,  gas  maim^  electric  pole  lines  and  conduits,  tetephoao  &n4-telcggaphpoio-iineg-aftd-con  suits. 


All  Streets,  lots  and  lands  affected  by  the  above  described  vacation  are  situated  in  the 
northeast  quarter  of  Section  Twenty  five.  Township  30  north.  Range  12  east  and 
lie  wholly  within  the  corporate  limits  of  the  City  of  Fort  Wayne,  Indiana. 


Board  of  Public  Works. 


STREET  TO  BE  VACATED 


JL: 


S FARWOOD  AVE. 


I 


I 


1327 


PETITION 


o 

Fort  Wayne,  Ind.,. 


To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne: 

Gentlemen : 


o 


040 


NOTED 

□ J.D.B. 

□ R.L.B. 

-Q ULG.W 

Date 


The  undersigned,  owners  of  real 


estate  on 


, from 


to  _ 


respectfully  petition  for  the  passage  of  a resolution  providing  for  the  vacation  of  Mercer  Avenue  from 
the  south  property  line  of  Ventura  Lane  to  the  north  property  line  of  Farwood  Avenue. 


~rV~r. 

i i l* 


M/W  1 7 1972 


Cfp  ice  of 

Board  of  Public  Wc>ks 


Fort  Wayne  2.  Indiana 


To 

Subject. 


B.O.  40-72 

CITY  ENGINEERING  DEPARTMENT 
Dec.  Res.  No.  1327-1972 


Vacation  of  Mercer  Avenue 


Prepare  Assessment  Roll  of  Benefits  and  Damages. 


J.  D.  Boswell 
R.  L.  Bonar 
W.  G.  Williams 
BOARD  OF  PUBLIC  WORKS 


ajf 


Enc.  Res.  & P.0.  List 


Signed 

Reply: 

December  11,  1972 


Assessment  roll  of  benefits  and  damages  completed  and  attached. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


ENGINEERING  DEPARTMENT 


(ftitg  of  ^Port  HUagtt* 


CITY-COUNTY  BUILDING 
ONE  MAIN  STREET 

Room  740 


FORT  WAYNE,  INDIANA  46802 


August  17,  1972 


Northern  Indiana  Public  Service  Company 
Indiana  & Michigan  Electric  Company 
General  Telephone  Company  of  Indiana 


We  have  received  a petition  to  vacate  the  following: 

Mercer  Avenue  from  the  south  property  line  of  Ventura  Lane  to  the  north 
property  line  of  Farwood  Avenue. 


Please  check  your  easement  requirements  on  the  enclosed  post  card  and  return  to  us  as 
soon  as  possible. 


Yours  truly, 


Street  Engineer 


lc 

attach. 


cc:  Board  of  Public  Works 

(Board  Order  No.  40-1972) 


August  17,  1972 


William  J.  Jones 
City  Plan  Director 


Tom  Manny 
Traffic  Engineer 

Please  submit  your  opinion  and  recommendation  on  the  following 
proposed  vacations: 

Mercer  Avenue  from  the  south  property  line  of  Ventura  Lane 
to  the  north  property  line  of  Farwood  Avenue. 


C 


Kenneth  N.  Trfiy 
Street  Engineer 


KNTslc 

attach. 


cc:  Board  of  Public  Works  ]/ 
(Board  Order  No.  40-1972) 
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B.O.  40-72 


Off  ice  of 

Board  of  Public  Works 


Fort  Wayne  2 Indiana 


Date  March  17.  1972 


To  City  Engineer 

Subject  B.O.  40-72  has  been  assigned  to  the  attached  petition  for  the  Var.at.irm 
of  Mercer  Avenue  from  the  south  property  line  of  Ventura  Lane  to  the 
North  property  line  of  Farwood  Avenue. 


Jerry  D.  Boswell 
Ronald  Bonar 
William  G.  Williams 
BOARD  OF  PUBLIC  WORKS 

DF 

Enel  sure:  Copy  of  Petition 1 P 


November  6,  1972 

Declaratory  Resolution,  property  ownership  list  and  drawing  completed  and  attached. 


MAR  1972 


CITY  ENGINEERING  DEPT, 


Signed 


Reply: 


All  necessary  easements  have  been  obtained. 


MV : lc 
attachs. 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


B.O,  40*72 


March  17,  1972 


City  Engineer 

B.O.  40*72  has  been  assigned  to  the  attached  petition  for  the  Vacation 
of  Mercer  Avenue  frow  the  south  property  line  of  Ventura  Lane  to  the 
North  property  line  of  Farwood  Avenue. 


Jerry  0.  Boswell 
Ronald  Bonar 


DF 


Enel sure:  Copy  of  Petition 


B.O.  40-72 


5S-78-2 
December  7,  1972 


CITV  ENGINEERING  DEPARTMENT 

Dec.  Res.  No.  1327-1972  Vacation  of  Mercer  Avenue 

Prepare  Assessment  Roll  of  Benefits  and  Damages. 

J.  D.  Boswell 
R.  L.  Bonar 
W.  G.  Williams 
BOARD  OF  PUBOrMKS 

ajf 

Enc.  Res.  & P.0.  List 


C 


ENGINEERING  DEPARTMENT 


(iLiio  of  ^Frrrt  Iftagne 


LvT  xJ.D.3. 
Ef  R.L-B. 


wr 

Date_ 


W.G.W 


V 


3 ° -X 

\ \ v\s 


CITY-COUNTY  BUILDING 
ONE  MAIN  STREET 

October  13,  1972 


BOARD  OF  FU8L1C  WO: 


INDIANA 


46802 


Mr.  & Mrs.  Richard  J.  Longsworth 
1131  Farwood  Ave. 

Fort  Wayne,  In.  46806 

Re:  Easement  Grant  for  Vacation  of  Mercer  Avenue 
Dear  Mr.  & Mrs.  Longsworth: 


We  were  contacted  by  the  City  Engineering  Office  regarding  the  necessity  of  an 
easement  for  the  purposes  of  a future  water  main  in  Mercer  Avenue  which  has 
been  requested  be  vacated  by  you  and  others  in  the  immediate  area. 

It  is  anticipated  that  a six  inch  water  main  will  be  required  in  Mercer  Avenue 
to  connect  the  mains  presently  in  Farwood  Avenue  to  the  main  in  Ventura  Lane 
in  order  to  have  better  fire  protection  and  flow  characteristics  in  this  area. 
We  are  not  at  the  present  prepared  to  make  the  construction,  however  we  desire 
to  retain  the  rights  of  installation  in  this  street  area  to  be  constructed  in 
the  future. 


In  view  of  these  circumstances  we  have  prepared  the  enclosed  Grant  of  Easement 
document  which  we  request  you  sign,  have  your  signatures  notarized  and  return 
to  this  office.  Upon  receipt  of  this  executed  document  we  will  be  happy  to 
notify  the  City  Engineering  Office  that  vacation  of  the  street  will  be  of  no 
problem  to  us  and  the  vacation  procedures  will  then  commence.  A copy  is  also 
attached  for  your  reference  should  you  desire  it  for  your  files. 

If  you  should  have  any  questions  regarding  this  matter  please  feel  free  to 
contact  us. 

Cordially  yours, 


D.  L.  Foland,  P.E. 
Chief  Water  Engineer 

/ph 


cc  : 


Street  Engineering 
Board  of  Public  Works 
File 


NOTICE  TO  PROPERTY  OWNER 


Office  Board  of  Public  Works 
City  Hall 

Fort  Wayne,  Indiana November.  24tJ<  197.2, 


To 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort 

Wayne,  Indiana,  did  adopt  Declaratory  Resolution  No . 

providing  for  the 

vacation  of  Mercer  Avenue  from  the  south  property  line  of  Ventura  Lane  to 
the  north  property  line  of  Farwood  Avenue. 


The  Board  has  fixed  .Thursday*  .December  , .1972  at  ^3 :30  .p.m. , .Room  . 910,  .City-Co.  Bldg. 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances 
from  all  persons  whose  property  will  be  affected  by  said  Declaratory  Resolu- 
tion. 

PROPERTY  DESCRIPTION: 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General 
Assembly  of  the  State  of  Indiana,  entitled  "An  Act  Concerning  Municipal  Cor- 
porations", as  approved  March  6,  1905  and  the  provisions  of  all  acts  amenda- 
tory thereto  and  supplemental  thereof. 


BOARD  OF  PUBLIC  WORKS 


NOTICE  TO  PROPERTY  OWNERS 


Notice  is  hereby  given  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  on  the  9th  day  of  November,  1972  the  said  Board  deeming  it  neces- 
sary to  make  certain  improvements  adopted  the  following: 

DECLARATORY  IMPROVEMENT  RESOLUTION  NO.  1327-1972 

Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that 
it  is  desired  and  deemed  necessary  to  vacate  Mercer  Avenue  from  the  south  prop- 
erty line  of  Ventura  Lane  to  the  north  property  line  of  Farwood  Avenue. 

All  as  shown  by  a plan  of  such  proposed  Vacation  as  above  described,  now  on 
file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of  Fort  Wayne, 
Indiana. 

The  cost  of  said  Vacation  shall  be  assessed  against  the  property  beneficially 
affected  thereby. 

The  Board  of  Public  Works  has  fixed  Thursday,  the  7th  day  of  December,  1972 
as  the  date  on  which  remonstrances  will  be  heard  and  considered  from  persons 
interested  therein  or  affected  thereby  and  on  said  day  at  3:30  p.m.,  the  Board 
will  meet  at  its  office  for  the  purpose  of  taking  final  action  thereon. 


Jerry  D.  Boswell 
Ronald  L . Bonar 
William  G.  Williams 
BOARD  OF  PUBLIC  WORKS 


ATTEST:  Edna  I.  Smith,  Clerk 

PUBLISH:  November  17  S 24,  1972 


bt 


Department  of  Public  Works 

Office  of  the  Board:  Room  No.  910  City- County  Building 


Fort  Wayne,  Indiana., 19....?.?. 


City: 

Notice  is  hereby  given  you  that  an  assessment  of  benefits,  or  award  of  damages,  on  account 

for  the  vacation  of  Mercer  Avenue  from  the  south  property  line  of  Ventura  Lane 

to  the  north  .property line  of .F^rwood  Avenue. 


has  been  made  against  property,  situated  in  the  City  of  Fort  Wayne,  in  Allen  County,  State  of 
Indiana,  recorded  as  being  owned  by  you,  known  and  described  as  follows,  which  assessment  of 
benefits  is  set  opposite  said  description:  BENEFITS  DAMAGES 


All  in  pursuance  to  Declaratory  Resolution  No 132.7.-7.2 adopted  by  the  Board  of  Public 

Works  of  said  City,  on  the ....day  of .N.?.Y.ember 19. authorized  by  the  provisions 

of  an  act  of  the  General  Assembly  of  the  State  of  Indiana,  approved  March  6th,  1905.  Entitled  “An 
Act  Concerning  Municipal  Corporations,”  and  under  all  acts  amendatory  thereto  and  supplemental 
thereof. 

The  Board  of  Public  Works  will  meet,  in  its  office,  at 3 :,30 o'clock  P.  M.,  on  the 

XltJi day  of  January 19.. .Z.?.,  for  the  purpose  of  hearing  and 

considering  any  remonstrance  which  you  may  desire  to  present  in  regard  to  the  amount  of  your 
assessment  of  benefits  or  award  of  damages,  as  aforesaid. 


By  Order  of 

BOARD  OF  PUBLIC  WORKS. 


Served  by 


Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev  1967) 


Bq&r<l.  of...  fubli.c.  .WorkSj.City...of..Ft. 

(Governmental  Unit) 

....Allen County,  Ind. 


LINE  COUNT 


Weyne 


To NElfllS.TrSENI.INHL Dr. 


PUBLISHER'S  CLAIM 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 


1 


Body  number  of  lines 


aa 


Tail  number  of  lines 


Total  number  of  lines  in  notice 


34 


COMPUTION  OF  CHARGES 


3.6 lines, columns  wide  equals equivalent  lines  at... .*.228.$.. 

cents  per  line 

Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 
amount) 


10.37 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


$ 10.37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 


Size  of  type 


54 


point 


Number  of  insertions .2. 


Size  of  quad  upon  which  type  is  cast 


.5.4 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 

— * 


D a t e 9.Y.6?te  r 2 8 , , 19  72 


Title Clerk 


NOTICE  TO  PROPERTY  OWNERS 

Notice  is  hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  on  the  9th  day  of  November, 
1972  the  said  Board  deeming  it  necessary  to 
make  certain  improvements  adopted  the 
following 

DECLARATORY  IMPROVEMENT  RESO- 
LUTION 
NO.  1327—1972 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  it 
is  desired  and  deemed  necessary  to  vacate 
Mercer  Avenue  from  the  south  property 
line  of  Ventura  Lane  to  the  north  property 
me  of  Farwood  Avenue. 

All  as  shown  by  a plan  of  such  proposed 
vacation  as  above  described,  now  on  file 
in  the  Office  of  the  Department  of  Pub- 
lic Works  of  the  City  of  Fort  Wayne, 
Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
sessed against  the  property  beneficially  af- 
fected thereby. 

The  Board  of  Public  Works  has  fixed 
Thursday,  the  7th  day  of  December,  1972  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  inter- 
ested therein  or  affected  thereby  and  on 
said  day  at  3:30  p.m.,  the  Board  will  meet 
at  its  office  for  the  purpose  of  taking  final 
action  thereon. 

Jerry  D.  Boswell 
William  G.  Williams 

Ronald  L.  Bonar  i 

BOARD  OF  PUBLIC  WORKS  I 

ATTEST:  EDNA  I.  SMITH,  Clerk 


PUBLISHER'S  AFFIDAVIT 

State  of  Indiana  1 
....ALLEN....  County  } ss- 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned A,  M»  Ho.S.t'ina.n who,  being  duly  sworn,  says 

that She  is Clerk of  the 

NEWS-SENTINEL _ 

a DAILY. newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ( f FORT  WAYNE  t INDIANA 


-te-wn-  \ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for time £..,  the  dates  of  publication  being 

as  follows: 

Lov-©3ibe..p .....1-7-, 1-Q.72 - 

..No.v.erabe.r..2^.., .l-Q.7-2-.v-. 


Subscribed  and  sworn  to  before  me  this....2Eth  -day  pttl. ...,.-^Pi':er-lLs.3.9_..7.2 



Notary  Public^ 

My  commission  expires October 25., 12.75 - 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business.  • 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

OF 

TYPE 

1 

11  Em  Column  (132  Points 
Number  of  Insertions 
2 | 3 

) 

4 

5% 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378  ' 

71/2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 
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Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev  1967) 


Board  QflwbliQ  Works, CJty  of  Ft, 

(Governmental  Unit) 

..Allen County,  Ind. 


LINE  COUNT 


Wayne 


To NEWS.ttSENI.INEL Dr. 


PUBLISHER’S  CLAIM 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 


1 


Body  number  of  lines 


3a 


Tail  number  of  lines 


5- 


Total  number  of  lines  in  notice 


36 


COMPUTION  OF  CHARGES 


36  lines, columns  wide  equals equivalent  lines  at..  .288^ 

cents  per  line 

Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 
amount) 


10.37 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


$ 10.37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 
Number  of  insertions * 


S— 

Size  of  type 1.2 point 

Size  of  quad  upon  which  type  is  cast S.g:. 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 

I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 


Date  “OVember  28 » , 19  72 


Title 


Clerk 


NOTICE  TO  PROPERTY  OWNERS 
o 1?.tlc?Js  ,hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayne, 
inuiana,  that  on  the  9th  day  of  November, 
1972  the  said  Board  deeming  it  necessary  to 
make  certain  improvements  adopted  the 
following 

DECLARATORY  IMPROVEMENT  RESO- 
LUTION 
NO.  1327—1972 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  it 
is  desired  and  deemed  necessary  to  vacate 
Mercer  Avenue  from  the  south  property 
line  of  Ventura  Lane  to  the  north  property 
ine  of  Forwood  Avenue. 

All  as  shown  by  a plan  of  such  proposed 
vacation  as  above  described,  now  on  file 
in  the  Office  of  the  Department  of  Pub- 
lic Works  of  the  City  of  Fort  Wayne, 
Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
sessed against  the  property  beneficially  af- 
fected thereby. 

_ The  Board  of  Public  Works  has  fixed 
Thursday,  the  7th  day  of  December,  1972  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  inter- 
ested therein  or  affected  thereby  and  on 
send  day  at  3:30  p.m.,  the  Board  will  meet 
at  Its  Office  for  the  purpose  of  taking  final 
action  thereon. 

Jerry  D.  Boswell 
William  G.  Williams 
Ronald  L.  Bonar 
BOARD  OF  PUBLIC  WORKS 
ATTEST:  EDNA  I.  SMITH,  Clerk 
11— -17-24  I 


PUBLISHER’S  AFFIDAVIT 

State  of  Indiana  1 

....ALLEN....  County  / 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned A.»......M»  ..HQS.tm.an who,  being  duly  sworn,  says 

that S.he  is Clerk „ of  the 

NEWS -SENTINEL 

a DA.IL.Y. newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ( o{  FORT  WAYNE , INDIANA 


-tews-  \ 


in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 
which  was  duly  published  in  said  paper  for.® time .3..,  the  dates  of  publication  being 


as  follows: 


..November  .17., 19.72 

November  2L, ..  X972- ,T 




Subscribed  and  sworn  to  before  me  this  28fch...(tejlof ^2_^^.QVe.I!lfesll9_.72 



Notary  Public — 

My  commission  expires 1975 
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I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

5% 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

7% 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev.  1967) 


Bc®.rd  of  Public  Works, City  of  J't.  1 d Y 

(Governmental  Unit) 


To 


JOURNAL-GAZETTE  L Dr. 


Allen 


..County,  Ind. 


FORT  WAYNE,  INDIANA 


PUBLISHER’S  CLAIM 


LINE  COUNT 

Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 

Head  number  of  lines 

Body  number  of  lines 

Tail  number  of  lines 

Total  number  of  lines  in  notice 


COMPUTION  OF  CHARGES 


3-6. lines, columns  wide  equals equivalent  lines 

cents  per  line 


at.r?f£i. 


Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 
amount) 


10.37 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


10.37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 


Size  of  type 


bi- 


point 


Number  of  insertions. 


2 


Size  of  quad  upon  which  type  is  cast....5.-g: 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 


. November  28, 

Date 


Title. 


CLERK 


PUBLISHER’S  AFFIDAVIT 


NOTICE  TO  PROPERTY  OWNERS 

Notice  is  hereby  given  by  the  Board  of 
Public  Works  of  the  City  of  Fort  Wayne, 
Indiana,  that  on  the  9th  day  of  November, 
1972  the  said  Board  deeming  It  necessary  to 
make  certain  improvements  adopted  the 
following 

DECLARATORY  IMPROVEMENT  RESO- 
LUTION , 

NO.  1327—1972 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  it 
Is  desired  and  deemed  necessary  to  vacate 
Mercer  Avenue  from  the  south  property  > 
line  of  Ventura  Lane  to  the  north  property  1 
Ine  of  Farwood  Avenue. 

All  as  shown  by  a plan  of  such  proposed 
Vacation  as  above  described,  now  on  file 
In  the  Office  of  the  Department  of  Pub- 
lic Works  of  the  City  of  Fort  Wayne, 
Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
sessed against  the  property  beneficially  af- 
fected thereby. 

The  Board  of  Public  Works  has  fixed 
Thursday,  the  7th  day  of  December,  1972  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  inter- 
ested therein  or  affected  thereby  and  on 
said  day  at  3:30  p.m.,  the  Board  will  meet 
at  its  office  for  the  purpose  of  taking  final 
action  thereon. 

Jerry  D.  Boswell 

William  G.  Williams 

Ronald  L.  Bonar 

BOARD  OF  PUBLIC  WORKS 
ATTEST:  EDNA  I.  SMITH,  Clerk 
11-17-24 


} »= 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned  A R V I L LA  _ D EW A LD_ who,  being  duly  sworn,  says 

that  she  is  of  the 


..JQ.URNAL.-tGAZEI.TE_ 


a DAILY newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ) nf  FORT  WAYNE  TND  TANA 

-town  t ’9~~" 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for time §...,  the  dates  of  publication  being 

as  follows: 

Novembe  r 17.  1972 

November  24^1972 


m 


Subscribed  and  sworn  to  before  me  this &.s.iJ3day 


My  commission  expires 12.75_ 
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I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
4aiid  for  which  charge  is  made  were*ordered  by  me  and  were  necessary  to  the  public 
business. 


196 


H 

D- 

P 


S' 

cr 

p 

p 

<“*■ 

«-*■ 

> .. 

«-► 

r^- 

W* 

W* 

CL 

P 

P* 

►o 

P 

P 

o 

>o 

s* 

(l> 

CD 

•-I 

P 

<"► 

o 

P g 

2.® 
O ^ 

3 S 

M 2 
••  p* 
a> 
cu 


O' 

P* 


P 


O' 

P 

3 


P 

3 

a 

O' 

(T> 

-s 

fD 

O' 


TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

51/2 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

71/2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


^ X r - 

SV9f  Tr'<5m&vov 
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Form  Prescribed  by  State  Board  of  Accounts 


General  Form  No.  99  P (Rev.  1967) 


Beard  of  Public  Worki,Clty  of 

(Governmental  Unit) 


Allen 


County,  Ind. 


PUBLISHER’S  CLAIM 


To  ...J.9™^k^AZEnE  ^ Dr. 

FORT  WAYNE,  INDIANA^ 

j 


LINE  COUNT 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 


Body  number  of  lines 


20 


Tail  number  of  lines 


5 


Total  number  of  lines  in  notice 


3L 


COMPUTION  OF  CHARGES 


36 .lines, columns  wide  equals 

cents  per  line 


.equivalent  lines  at. 


•28B£ 


Additional  charge  for  notices  containing  rule  or  tabular  work  (50  per  cent  of  above 
amount) 


. 10.37 

? 


Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 


TOTAL  AMOUNT  OF  CLAIM 


10.37 


DATA  FOR  COMPUTING  COST 


Width  of  single  column  11  ems 


Size  of  type. 


5^ 


point 


Number  of  insertions. 


2 


Size  of  quad  upon  which  type  is  cast.... 


5i 


Pursuant  to  the  provision  and  penalties  of  Ch.  89,  Acts  1967, 


I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 


November  28 , 72 

Date '....,  19 


Title. 


CLERK 


NOTICE  TO  PROPERTY  OWNERS 
Notice  is  hereby  given  by  the  Boord  of 
Public  Works  of  the  City  of  Ford  Wayne, 
Indiana,  that  on  the  91h  day  of  November, 
1972  the  said  Board  deeming  It  necessary  to 
make  certain  improvements  adopted  the 
following 

DECLARATORY  IMPROVEMENT  RESO- 
LUTION 
NO.  1327—1972 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that  it 
Is  desired  and  deemed  necessary  to  vacate 
Mercer  Avenue  from  the  south  property 
line  of  Ventura  Lane  to  the  north  property 
Ine  of  Farwood  Avenue. 

All  as  shown  by  a plan  of  such  proposed 
Vacation  as  above  described,  now  on  file 
In  the  Office  of  the  Department  of  Pub- 
lic Works  of  the  City  of  Fort  Wayne, 
Indiana. 

The  cost  of  said  Vacation  shall  be  as- 
sessed against  the  property  beneficially  af- 
fected thereby. 

The  Board  of  Public  Works  has  fixed 
Thursday,  the  7th  day  of  December,  1972  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  Inter- 
ested therein  or  affected  thereby  and  on 
said  day  at  3:30  p.m.,  the  Board  will  meet 
at  its  office  for  the  purpose  of  taking  final 
action  thereon. 

Jerry  D.  Boswell 
William  G.  Williams 
Ronald  L.  Bonar 
BOARD  OF  PUBLIC  WORKS 
ATTEST:  EDNA  I.  SMITH,  Clerk 
11—17-24 


PUBLISHER’S  AFFIDAVIT 

l*MJnCo“V  }-= 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned  ABYJ.kkA_.P_kBBkB - who,  being  duly  sworn,  says 

that  she  is  kkkBB of  the 

JDUBNALdjAZEIlE 


DAILY 


newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  > of  FORT  WAYNE.  TNDTANA 

-tonriTT 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

5 g 

which  was  duly  published  in  said  paper  for....~ time.____,  the  dates  of  publication  being 

as  follows: 

November  17,  1972 


November  24*  1972  ^ 


Subscribed  and  sworn  to  before  me  this ?.r.^.da 


^hday^f. 

Mntiirv  Pnhllr* 


My  commission  expires 


Notary  Public 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


SIZE 

11  Em  Column  (132  Points) 

OF 

Number  of  Insertions 

TYPE 

1 

2 

3 

4 

sy2 

.192 

.288 

.384 

.480 

6 

.176 

.264 

.352 

.440 

7 

.151 

.227 

.302 

.378 

7y2 

.14 

.21 

.28 

.35 

8 

.132 

.198 

.264 

.33 

9 

.117 

.176 

.234 

.293 

10 

.106 

.159 

.212 

.265 

12 

.088 

.132 

.176 

.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


JDECL^  R ATORy 

ImppeveisgEI  Resolution  No.l_8 27-72.  For  THE.  VACATI  ON  of  //leRCER  AvEL>U£  f«OM  THE  gflDTU  pBnpEBTy 

uusJ£_oJL.A^e/v'2iL!.RJA„_LJAM.ejiQ_jrid£_N_&.RTJ-+_psop-eRry  uusi.e  aj_  /mrwood  Aue-muE- 


OWNER'S  NAME 

ADDRESS 

NUMBER  OF 

DESCRIPTION 

LOT 

BLOCK 

O.  L. 

1 

L nMgO) /orth  ftiCHARD  J.  > Theresa  Jea  ini 

I12.L.  F~a._S.WCC>  O A L2&-. 

2 

.ShannoMjCau yiv  0 1 Flora B 

-12(24-  I/ent-ura  La  nit 

1 0 

s 

Falls  ^Gars/R  <-  ~R  osaim 

. 1 IQLFARilLQfiJ.  A V£  ■ 

26 

4 

LuneSwortH  ; t?  1 c HA P T>  ,Lt  TiLERESA_ijEAA2 

IISI  rAR  va.  "SC  Ave  _ _ 

JZ&L 

5 

6 

7 

S 

9 

10 

11 

12 

13 

14 

15 

If. 

17 

18 

19 

20 

21 

• 22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

52 

53 

54 

55 

56 

57 

58 

/ 

69 

60 

61 

62 

63 

y/*y/7> 

64 

By 

65 

TOTAL 

